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1. Incident Name 

Gold King Mine Release 


2. Operational Period (Date/Time) 

From: 08/08/15 0800 To: 08/10/15 0800 


INCIDENT 
OBJECTIVES 
ICS 202-EPA 


3. Incident Objective(s) 


1 . Ensure health and safety of the public and response personnel. 

2. Provide safe water supply for local usage. This includes bottled water for human consumption 
and for agricultural use. 

3. Continue to treat the mine water and stabilize flows at the Gold King Mine Site. 

4. Continue to collect, coordinate, and manage and communicate environmental and public health 
data. 

5. Maintain effective communications with cooperating agencies, assisting regions, the public and 
the media. 

6. Identify and deploy additional contractor and EPA resources to the field to assist in managing 
the incident. 

7. Perform assessment of all affected areas near the river. 

8. Set up area command and Joint Information Center With R6 and R9/Navajo Nation. 


8. Operational Period Command Emphasis 

1 . Have the ERRS contractor procure and distribute water to the affected counties. 

2. Stabilize mine drainage flows. 

3. Sample affected fields and wells. 

4. Continue messaging on project status and next steps. 

1.5. Safety Objectives for Operational Period 

1 . Maintain high awareness Of safety protocol. 


□ Approved Site Safety Plan Located at: 


6. Prepared by: (Planning Section (£hief): ^ a " ' v - 

NX" : _ / 77 

7. Approved by: (Incident Commander): . .... ....... .. .... 



Date/Time: 



Date/Time: 



INCIDENT OBJECTIVES 


ICS 202-EPA (Rev 4/07) 
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ICS 207 


•David Ostrander 

REOC Manager 

Gina Ofirlstiano 


ATSDR 

Congressional 


Public Info 
Officer 

Usa McClain. 
Vanderooo 

s 


Field 

f Libby Payfft. T 


Finance Section 

Joe Poetter 


Operations Chief 

Craig Meyers 


Planning Section 

^j(i§ando\|^ 


Resource Unil 

Leader 

T3na Artsmisj 


Sifverton Ops 

BsysGriswaid 


Data Ops 

: Marty McCom& 


Durango Ops 

Stevensor 


Situation Uni 

Laura Ft 

Deputy Sit Ur 

Usa lie 


Sampling 

START 


inactive Functions (TBD) 


Website: epaosc.org/GoldKingMine 
Site ID: A8K9RV 


Techincal 
Specialists 
(as needed 

Sob BrobsL W 


j Incident thmifc Gold King Mine Release 

Operational Period: 24 Hours (Day ops only) 


Prepared By: 


Usa Lloyd 

8/8/2015 


Dps Coordinator 

Joyce Ackerman 


Environmental 

Leader 





1 . Incident Name 2. Operational Period (Date/Time) DAILY MEETING SCHEDULE 

Gold King Mine Release From: 08/08/15 0800hrs To: 08/10/15 0800hrs ICS230-CG 

3. Meeting Schedule (Commonly-held meetings are included) 

Date/ Time 

Meeting Name 

Purpose 

Attendees 

Location 

0800 hrs 

EOC Meeting 

Review/ identify daily 
obj ecti ves/pr iorities 
for the REOC. 

REOC staff 

Yellowstone 

0830 hrs 

OPS Call 

866.299.9141 

Code-51726701 

Status update/assess field 
needs. 

REOC staff/Mgmt 

Yellowstone 

1030 hrs 

R8/R6/R9/HQ Call 

866.299.9141 

Code-40067178 

Discuss Regional response 
status, priorities and 
resources. 

R8/6/9 Removal 
Managers. Gina C., 
RESL, SITL 

Yellowstone 

1300 hrs 

Pre-HQ call 

(Mgt has number) 

Prepare for 1400 hrs call. 

Executive Leadership, Gina 

Yellowstone 

1400 hrs 

HQ/SLT Call 

(Mgt has number) 

Discuss project status 
and resource needs. 

Executive Leadership, Gina 

Yellowstone 

1500 hrs 

Media Call 

866.299.9141 

Code-21839184 

Discuss media needs. 

Regional PIOs 

Unknown 

1 600 hrs 

Congressional Call 

Discuss Communication 
Strategies w/officials. 

Ostrander, PIO, Liaison 

Yellowstone 

1730 hrs 

OPS Call 

866.299.9141 

Code-51726701 

Status update/assess field 
needs. 

REOC Staff/Mgmt 

Yellowstone 




































4. Prepared by: (Planning Section Chief) Date/Time 

Joni Sandoval 08/08/15 12:30 hrs 

DAILY MEETING SCHEDULE ICS 230-CG (Rev.07/04) 
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Contact Name 


Dan Strausbaugh 


Jennifer Robinett 
Tyson Ingels 


Steve Salka 
Terry Hoecker 


HQOSC 


Angela Restivo 


David Garcia 


Mark Hayes 

Ronnie Crossland 
Susan Webster 


Alfreda L. Mitre 
Bob Benson 
Bob Brobst 


Chris Freed 


Colleen Rathbone 


Conference Call in # 
Craig Myers 


Cynthia Peterson 

Dan Wall 

David Christenson 


David Ostrander 

Deb McKean 


Don Goodrich 


Gina Crjstiano 


Hayes Griswold 


Jeff Mosol 


Joan Card 


Joyce Ackerman 


Joyel Dhieux 


Laura Farris 


Libby Faulk 


Lisa McLain-Vanderpool 


Luke Chavez 


Marty McComb 


Michael Copeland 


Mindy Mohr 


Joni Sandoval 


Paula Smith 


Pete Stevenson 


Phillip Werner 


Rebecca Russo 


Rich Mylott 


Sarah Bahrman 


Shaun McGrath 


Tina Artemis 


Randy Nattis 


Butch Knowlton 


Chris Muskgrave 


Kathi Gurule 


Lena Antencio 


Steve Whiteman 


Tom Johnson 


Kurt Muenchow 


Mary Blanchard 


Gold King Mine Blowout Response Contact List 

August 1, 2015 (1125) 

I Detail I Cell Phone I Land line 




OSC Navajo 


Emerg Mgt 


Ignacio DW Operator 


Emergency-Risk Manager 


Nat Res Division Head 


Wildlife Division Head 


Environmental Prog. Division Head 


San Juan NF, Assistant HAZMAT 


San Juan NF, HAZMAT lead 


(970) 749-5079 


(970) 749-8252 


303-324-6297 


970-749-2543 


latencio@southernute-nsn.gov 


swhitema@southernute-nsn.gov 


(970) 563-0135 ex. 222atojohns@southemute-nsn.gov 


303-275-5201 < km uench o w @ f s . f e d . us 


970-385-1319 [miblanchard@fs.fed. us 
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Detailed Forecast for Durango, CO 08/08/15 
Lat: 37.26867°N Lon: 107.8842°W Elev: 6,439ft. 
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This Afternoon - High: 79 °F Low: 52 °F 

Scattered showers and thunderstorms. Partly sunny, with a high near 79. South wind 5 to 10 mph 
becoming west. Chance of precipitation is 40%. 

Tonight - 

A 20 percent chance of showers and thunderstorms before 9pm. Partly cloudy, with a low around 
52. West wind 5 to 10 mph becoming north after midnight. 

Sunday - High: 83 °F Low: 53 °F 

A 20 percent chance of showers and thunderstorms after noon. Mostly sunny, with a high near 
83. Light and variable wind becoming west southwest 5 to 10 mph in the afternoon. 

Sunday Night 

Partly cloudy, with a low around 53. West wind 5 to 10 mph becoming north northeast after 
midnight. 


Monday - High: 84 ° Low: 56 °F 

A 1 0 percent chance of showers and thunderstorms after noon. Mostly sunny, with a high near 
84. Northeast wind 5 to 10 mph becoming southwest in the afternoon. 

Monday Night 

A 30 percent chance of showers and thunderstorms. Mostly cloudy, with a low around 56. 
Tuesday - High: 79 °F Low: 55 °F 

A 40 percent chance of showers and thunderstorms. Mostly cloudy, with a high near 79. 
Tuesday Night 

A chance of showers and thunderstorms, mainly before midnight. Mostly cloudy, with a low 
around 55. 


Source: www.NOAA.gov 
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